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Message Text 

UNCLASSIFIED 

PAGE 01 BRASIL 07312 2613 18Z 
53 

ACTION FBO-OI 

INFO OCT-OI ARA-IO ISO-00 /0I2W 

086017 

R 26I230Z OCT 73 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 0195 

UNCLAS BRASILIA 7312 

E.O.II652: N/A 
TAGS: ABLD, BR 

SUBJECT: SOR CONSTRUCTION, CONTRACT NO. 3106-321298 

REEERENCE: TELCOM HAHN WITH CUSICK FOR SOR PROPOSED 
ROOE CHANGE, TYPE A DESIGN 

PER HAHN REQUEST, CONTRACTOR'S PROPOSAL SYNOPSIS FOLLOWS 
(FOR EACH HOUSE) 

MATERIAL 

ROOFTILE 10,220 CR$ 13,286 

WOOD PURLINS 858 METERS CR$ 4,290 

TIMBER/TRVSS 619 CUMETERS CR$ 9,904 
BRICK/GABLES 36 SQ METERS CR$ 2,088 

MISC/INCL. CONCRETE CR$ 1,000 

TOTAL MATERIAL CR$ 30,568 

LABOR 

DEMOLITION, TANK AND GUTTER 
EXTENSION CR$ 3,750 

STRUCTURAL CR$ 7,300 

ROOFING CR$ 3,650 

MISC CR$ 500 

TOTAL LABOR CR$ 15,200 

MATERIAL CREDIT 

C/A ROOF 60 UNITS CR$ 3,000 

WATER PROOEING 20 SQ METERS CR$ 800 

MISC MATERIAL CR$ 600,00 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BRASIL 07312 2613 18Z 
TOTAL MATERIAL CREDIT CR$ 4,400 


Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


CR$ 3,650 
CR$ 37,718 
CR$ 9,375 
CR$ 47,093 
US$ 7,700 
US$ 23,100 


UNCLASSIFIED 


NNN 


LABOR CREDIT 
BALANCE 
OH AND PROFIT 
TOTAL PER UNIT 
TOTAL PER UNIT 
TOTAL (THREE UNITS) 
CRIMMINS 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 26 OCT 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BRASIL07312 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BRASILIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731010/aaaaahff.tel 

Line Count: 69 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: TELCOM HAHN WITH CUSICK FOR SOR PROP, OSED 

Review Action: RELEASED, APPROVED 

Review Authority: elyme 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10-Dec-2001 by elbezefj>; APPROVED <25 FEB 2002 by elyme> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SOR CONSTRUCTION, CONTRACT NO. 3106-321298 
TAGS: ABLD, BR 
To: STATE 
Type: TE 
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